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. ENGINEERING STUDY 


Lockheed Aircraft Corp. CHANGE PROPOSAL = FX 
~ DATE ole AFFECTS : wspo [X] prosect [_] 


PART NO. & MODEL OR TYPE 


NAME OF MAJOR COMPONENT | PART OR LOWEST SUBASSEMBLY 
Airplane Sight 


TITLE OF PROPOSAL : 
Oblique sight installation 
NATURE OF PROPOSAL : 


To provide pilot with sights to landmarks at elevations corresponding to 
B configuration. 


See copy of Service Bulletin #38) attached. 


REASON FOR PROPOSAL + 
To improve sighting method used in cperation of "B" configuration, 


ADDITIONAL FUNDING REQUIRED. = 


cP ESTIMATED COST FOR KITS OR PARTS: $65.00 ea. 


ADDITIONAL FUNDING REQUIRED: None (SP=1917) 


es| ESTIMATED COST AND TIME INVOLVED : = | 


ITEMS AFFECTED BY PROPOSAL : 


MISSION PERFORM- | OPERATING INTER- WEIGHT OR TOOLS & MAINTE- SERVICE FLIGHT MAINTE. 
EFFEC- ANCE PROCEDURE { CHANGE- WEIGHT & SUPPORT NANCE UiFE MANUAL NANCE 
TIVENESS ABILITY BALANCE EQUIPMENT] PROCEOURE MANUAL 


EST. MAN/HRS. REQ‘D. TO ACCOMPLISH CHANGE IN FIELD 
SOURCE OF PARTS FOR KIT AVAILABILITY __ 2 WEEKS AFTER APPROVAL & 
GFE & LAC receipt of GFE sight and mount 


. DISPOSITION OF SPARES AFFECTED 
STATINTL| None 
INITIATED BY : APPROVED : WSPO 82 «..4- 


| Approved For Reales 5113. cia RDResBooezsRaveeRdTe: fo 
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